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TAGS: EAID ELTN IDB PA 

SUB J : PROGRESS REPORTED ON TRANSCAACO HIGHWAY 

REF: ASUNCION 3695 

1 . ACCORDING TO A REPORT IN ABC COLOR OF SEPT 12, 

VISIBLE PROGRESS IS NOW BEING MADE ON THE FIRST LEG 

OF THE TRANSCHACO HIGHWAY. THE FIRST 15 KILOMETERS OF 
THE ROAD HAVE RECEIVED THE FIRST ASPHALT COVERING, 

WITH THE FINAL CAP TO BE LAID IN EARLY OCTOBER. OFFICIALS 
OF THE BRAZILIAN CONTRACTOR SAY THAT THE ASPHALT PLANT 
AND CRUSHERS ARE IN PLACE AND THAT SOME 300 WORKERS ARE 
BEING EMPLOYED. THE CONTRACT CALLS FOR THE JOB TO BE 
COMPLETED WITHIN 20 MONTHS. 

2. THE NEWSPAPER STORY ALSO NOTES THAT THE PROBLEMS IN 
OBTAINING DOLLAR PAYMENT FROM THE IDB FOR COMPLETED WORK 
STILL HAVE NOT BEEN RESOLVED. 
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